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BILL NO. S-85-09 - C. 3 
SPECIAL ORDINANCE NO. ga Mapa M ec 
AN ORDINANCE approving Contract for 
Res. #6032-85, by the City of Fort Wayne 
by and through its Board of Public Works 
and Safety and Dailey Asphalt Products 
Company, Inc., for resurfacing and restoring 
pavement on Central Drive, Herman Street, Plaza 
Drive, Lower Huntington Road, Fairfield Avenue 
and Baker Street. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 
SECTION l. Contract by the City of Fort Wayne by 
and through its Board of Public Works and Safety and Dailey 
Asphalt Products, Inc., for resurfacing and restoring pavement 
on Central Drive, Herman Street, Plaza Drive, Lower Huntington 
Road, Fairfield Avenue and Baker Street is hereby approved 
and ratified. Prior approval by Common Council was given 
August 20, 1985. The contract amount was One Hundred Twenty-Two 
Thousand Nine Hundred Twenty-Nine and 00/100 Dollars ($122,929). 
The contract documents are attached hereto as a part hereof. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 


ENR 


Co ilmember 


APPROVED AS TO FORM 
AND LEGALITY 


Bruce O. Boxberger, City Attorney 











a 


Read pee time in full and on motion by € dou 





seconded by ee A , and duly Does E Pe time 
by title and referred to the Committee the City 
Plan Commission for recommendation). and ae Hearing to be fela fter 
due legal notice, at the Counci ers, CLEY= Fort Wayne 
Indiana, on the : day of 

r 19 r at 7 CLOCK - 2M. BS 

DATE: FPSO -EST ve ^ 9 : A ! 
; SANDRA E. KENNEDY, CITY CLERK 
Read the pc en full and on motion by CI lanae à 
seconded by 2 , and duly adopted, placed on its 
passage. PASSED (LEST) by the following vote: 
AYES NAYS ABSTAINED ABSENT TO-WIT: 

TOTAL VOTES "d Pra, 
BRADBURY t- 
BURNS biag "B 
EISBART VERE DC TERN Ta 
GiaQUINTA os ER 
HENRY ud. TN 
REDD ecu RUM 
SCHMIDT Ks Men o. ea HS 
STIER EE dr 
TALARICO aiit 


DATE: 2 Av s po i É d 
. SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Fort 


Wayne, Indiana, as (ANNEXATION)  (APPROPRIATION) ——— (GENERAL) 
(SPECIAL) (ZONING MAP) ORDINANCE ( ) vo Au Sf Fi dS 


ön the cO vocat day of 








, 





SANDRA E. KENNEDY, CITY CLERK 


Presented by me to the Mayor of t 


cote. 


ort Wayne, Indiana, 


on the day of ý 194U 2 


at the hour of p z 
SANDRA E. KENNEDY, CITY CL 
Approved and signed by me this /e+ day of (az e 
19 A4 , at the hour of (eo o'clock | £ M..E.S.IT. 





WIN MOSES, JR., 


FROM: 


APPROVED BY: 








DATE: September 4, 1985 
SUBJECT: Contract for Res. 6032-85, Resurfacing and Restoring Pavement on 
Central Drive, Herman reet, aza Ve, Ww unti 5 F d 





Baker Street 
kkkkkkkkžkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkk 


FILE # ASSIGNED BY RECORDS LIBRARIAN 


kkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkkk* 


ACTION REQUESTED: Please prepare an ordinance to be introduced in City Council 
l on Sepb. 109.1985 


approving Contract for Resolution 6032-1985, Resurfacing and Restoring pavement on 
ia sa ae ae Re i caduti a aR es eh se eo, abate cas Sere CRT d (Qr E 

Central Drive, Herman Street, Plaza Drive, Lower Huntington Road, Fairfield Avenue 
ES eR ae pe SL eM didi pire ud dx Ou NUES Web ye oe lies tase MM 


and Baker Street. Dailey Asphalt Products Company, Inc. is the contractor. 








cc; CITY ATTORNEY 
DEPARTMENT 


1) BOARD OF PUSLIC WURES AND SEAFETY Fe5se¢ lof ice 
INVITATION FOR BIDS/AWARD OF CONTRACT* H uu 


p : ps (Non-Fedarally Assisted Construction) eee is 2 
.. PROJECT: | ASPHALT RESURFACING PROJECT _ RESOLUTION # — 6032-85 2 §/55- 
Contd, Merwe, dixi | 
4 ; / J . 
. MA al, Bakan ED Des 


Check if contained Pages 





ATTACHMENTS 













SED, SEAT NU S NO LIS ek AE a 
Performance Bond 
X Sworn Experience Questionnaire 


p 0700x015 —— Phan ane Equipment Duestionnaira 


Y Contractor Financia tatement Jo-A 
a p. xm Apos cs dpi cerbbfibare RN.LIeN of Financial SCALCHERE 
Ku ee ee Prevailing Mage Scale > Seateto? Indiana 


oe ee mee TIU 
Saal ene me aS a 
CUS cael OE EET TII ONT 
a ae a NU E E] 


Discount for prompt payment |10 Calendar Days|20 Calendar Days| 30 Calendar Days| Other 
` | ` ` ` 
[4 
SS I RS SI EE SANE EE EAN ETS 


Amendment No. | Date Amendment No.. | Date 





»4 










































































Acknowledgement of Amendments 


(See General Provisions Clause) 


ee * * *" $9 & $* @ 


BID SUMITTED à : ACCEPTANCE OF BID/AWARD Or CONTRACT 


Contractor, DAILEY ASPHALT PRODUCTS CO., INC. 
By 


Its M. abe wie 


Offer 


Date ee P i 


Bidder agrees to keep bid open for 
acceptance for . — (90 days 
unless otherwise specified) 





Conpliance: 


Date S-1Y- E37 


B.O.W.. Non-Fed. *llote: Award will be made on this form 4 





O.C. 12/84 


Minority Business Enterprise (MBE) is a business of 
which at least 51% is owned and controlled by minority group 
members. ("Minority" means Black, Hispanic, American Indian, 
Asian, Pacific Islander, and Alaskan Native). The minority 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution of capital, equipment or exper- 


- tise made by the minority owners must be real, substantiated and 


documented. 


Women Business Enterprise (WBE) is a business of which 


at least 51% is owned and controlled by women. The women owners 
must excercise actual day-to-day management, as well as actively 
participate in management and policy decisions affecting the 
business. The contribution of capital, equipment or expertise 
made by the women owners must be real, substantiated and docu- 
mented. 


The contract for which this proposal/bid is prepared 
is governed by the MBE/WBE Ordinance. This form must be com- 
pleted in order to be responsive to this IFB/RFP. If thé 
participation goal of 7$ for MBE and 2$ for WBE are not met or 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith of efforts to meet this goal 
shall be evaluated in determining whether the bidder/offeror is 
responsible. 


A list of possible MBE/WBE contractors/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. 

THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO THE MBE/WBE 
GOALS OF THE CITY FOR WORK DONE PURSUANT TO THIS CONTRACT: : 


A. The undersigned firm certifies that it is an 
MBE/WBE Contractor (cross out inapplicable pro- 
vision). 





For MBE specify percentage of minority ownership 





For WBE specify percentage of women ownership 





B. The undersigned certifies that they are a joint 
venture in which the following (MBE/WBE) firm 
(cross out inapplicable provision) is 
a joint venture partner. 


O.C. 12/84 I- 5 
B.O.W. Non-Fed 


The MBE/WBE firm (cross out inapplicable pro- 


vision) shall have. * participation (em- 
ployees) $ participation (costs) in this 
project. 


Specify the percentage of minority/women ownership 
in the MBE/WBE firm e (cross out inappli- 
cable provision) 


C. The undersigned commits Z % of the total bia price 
as a subcontract to minority business enterprise parti- 
cipation. The MBE firms which are Proposed as subcon- 
tractors are the following: 


ame of Address Type of Work 
lr eu Lest Hague! Citi: aano 


3. 


D. The undersigned commits 7 & of the total bid price 
as a subcontract to women business enterprise participa- 
tion. The WBE firms which are proposed as subcontractors 
are the following: 


Nane of Firm Address ' Type of Work 
1l. Vie a, A as agral oy, 
2. 

3 e 


E. Complete (1) and (2) below if participation goals 
of 7% MBE and 2% WBE have not been. met. : 


l. My Company cannot meet the participation 
goals for the following reasons: aap 


| ; 
Sea a a a 





* 2. We have taken the following steps in an 
$ attempt to comply with these participation 
goals: 
uuaa 
—————M— 
(attach additional sheets as necessary) 
HALT PRODUCTS CO., INC. 








Contractor DAILEY ASP Contractor 
By BY eps aR E quM 
Its us m Its 

D.C. -12/84 I- 6 


B, O.W. Non-Fed 


14. Minori Female.Hou oyment Requirements. 
The City's policy is to encourage a greater utilization of 
 ninority and/or female employees in City construction projects. 
The Board has, therefore, adopted a minimum.goal of 17% of the 
total. work hours on each project to be expended by minority 
and/or female employees. ("Minority" shall include: Blacks, 


Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) : 


The bidder shall state in "A" below the percentage of total 
work hours which the bidder and his subcontractors will employ 
and utilize women and minority employees on this project. If a 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors to 
determine compliance. 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. If the bidder does not 
meet or exceed the hourly utilization goal of 17% minority/fe- 
male participation, the reasons for this failure and reason- 
ableness and good faith of efforts to meet this goal shall be 
evaluated to determine whether the bidder is responsible. 


THE FOLLOWING IS THE UNDERSIGNED'S COMMITMENT TO MINORITY/FEMALE 
HOURLY UTILIZATION. E 


A. The undersigned firm certifies that it will employ 
and utilize minorities and females and/or will ensure that its 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at least LL% of the total 
hours worked on this project. ; 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17$. 


ds My Company and its subcontractors cannot meet 
the 17$ minimum hourly utilization figure for the 


following reasons: 
———————— 
—— RENE IE Ee es ee 
ULL AREE UA A eR EH VES tee Soh Ae E eee 


S Y 


O.C. 12/84 I. 
B.O.W. Non-Fed 


2. My Company has taken the following steps in an attempt 
to comply with the 17% hourly utilization figure: 











(attach additional sheets if necessary) 


Contacter DALEY ASPHALT PRODUCTS COL, set. 


By E) An, 


^ 


(CEL 2 ; 
Its » Mr ees ig A B. 
15. Reauired Prevailing Wage Schedule Payments - Pursuant 


to Indiana Code 5-16-7-1. A11 contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, semi-skilled and 
unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the required 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, 9th Floor, 
City-County Building, Fort Wayne, Indiana. 


If a bidder is awarded a contract as a result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, demonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. 


Penalties for failure to pay the prevailing wage rate are set 
forth in indiana’ Cone 5-16-7—3. 


16. Site Orientation. A site orientation (xixkk/will not) 
be conducted by the City Engineers. If such an orientation 
is conducted, it will be held on the day of R19: 
commencing at . o'clock __.M. at the site of the project. 


: Regardless of whether a site orientation is conducted 
or not, bidders are required. to visit the site of the work, 
and inform themselves fully of the conditions, under which the 
work will be performed. The bidders shall be responsible for all 
conditions that affect the work, including, but not limited to 
all sub-surface conditions. d 3 


O C 12/84 - T= hs 
B.O.W. Non-Fed 


os . 


version 1: 5/1/85 


















































ITEMIZED PROPOSAL ; CONTRACTOR: DAILEY ASPHALT PRODUCTS CO., INC. 
PROJ ASPHALT RESURFACING PROJECT RES. NO: 6032-85 
ITEM| ITEM |[QUANTITY|UNIT|UNIT COST| AMOUNT 
NO. | | | | ($) | ($) 
1 |Pavement Removal | 2750 IsSy-- | | # 
| : | ee LDO | 5206, 
2 |H.A.C.. #9 Binder 1468 on 
Jun NOR ON | 26.eo | 28/68. 00 
3 |H.A.C. 411 Binder | TOS TERN | 
d | | | 4*.ee | Do ge? 
& IH.A.C. A-2-Surface | 828 kton] | LeeL 
| | | | 9,00 | zm ems 
S IRJA. Cc. "B" Surface | 425-4) teu | 
— | | | 9-4.ee | 72,0 25.*9 
6 |Joint & Crack Sealer | 2.66 | ton. | 
| | | | Goo.0d0} /596,00 
7 |M.H.'s Adjust & Set to Grade | ig. |ea- .] | 
NUI | | | /50,00| ]200.ee 
8 |C.B.'s Adjust & Set to Grade | 2X1 pea. | | A 
| | | — 1 I$5e6.99|* 97250, 
9 |W.V.'s Adjust & Set to Grade | 32 [em | 
Ew | | | Go.ce | ]4 30.09 
10 |C.B.'s (Complete in Place) | 9: fea, | | 
ee : | |. | ]4e5.ee| — /2, 260,60 
11 |#53 Crushed Stone | 185. Iton: | | 
| | | | 2.00 | /5o.co 
12 |Inlet (Complete in Place) | ce | | 
Pst c er a UE CN | | | Goo.ed | Gol. eco 
| | a i | : 
| | | | | 
| 
| 


| 
| 


P 


| 
Eod c ANA UU MME sour ur dis UN 


—————M M —a à 


—————————————————— 
OO 
——————————————————————————— 
—————————————————————À 


——————————M———— 


[ 


EE. aa 


Es eater ele eol E 


| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
ERS A ce E mec qui nes Prd a E 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
| 
l 


TOTAL: & 22. en 


Note: Contractor will be paid on measured quantities only at unit price 
bid. 


Sheet 1 of 1 


NON-COLLUSION AFFIDAVIT 
EN OABPIDAVII 


4 


The Bidder, by its officers and 4 W. DAILEY, JR. 
See ag aT Pee on a FE rU RE a ce SLM TEUER US RENE NUR eee 


agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have in any way, 
directly or indirectly, entered into any arrangement or agreement vith any other 
bidder, or with any public officer of such City of Fort Wayne, Indiana, whereby 
such affiant or affiants or either of them, has paid or is to pay to such other 
bidder or public officer any sum of money, or has given or is to give such 
bidder or public officer anything of value whatever, or such affiant or affiants 
or either of them has not directly or indirectly, entered into any arrangement 
or agreement with any other bidder of bidders, which tends to or does lessen or 
destroy free competition in the letting of the contract sought for by the 
attached bids, that no inducement of any form or character other than that which 
appears upon the face of the bid will be suggested, offered, paid or delivered 
to any person whomsoever to influence the acceptance of the said bid or awarding 
of the contract, nor has this bidder any agreement or understanding of any kind 
whatsoever, with any person.whomsoever to pay, deliver to, or share with any 


other person in any way or manner, any of the proceeds of the contract sought by 
this bid. 


DAILEY ASPHALT PRUDULIS CO., INC. 


: : L. W. DAILEY, JR! — A coc Ze. 


Subscribed sworn to before me by ' SaL LS 
this / ; day of E s 
My Commission Expires: (CLA tc ee 
i ` Notary Public T. yd 
2o AY Resident of A _ county, Ht 


Are . DONNAA. OWENS ^ 
ES IE eam en E viuere D ha at a iio ee ERE RE ERE E GIA ek $ op a> a> o> m m 
Subscribed amd sworn to before me by 3 


this day of 





MD 






























; 229 = 
—————————— FS C 
My Commission Expires: é 
Notary Public 
Resident of County, IN 





Subscribed and sworn to before me by 
this day of 


yeas . 
—————————— E adii 
My Commission Expires: 


Notary Public 
Resident of County, IN 





Contract No. 


CERTIFICATE IN LIEU OF FINANCIAL STATEMENT 
_— EEO LAL EMENT 








i L. W. DAILEY, JR. bs f 5 c3 
(name) 
i of DAILEY ASPHALT PRODUCTS CO.. INC. 
(position) (company) 


hereby eee: ce 
(1) That the Financial Statement of said company, dated the 


day of ly x 19 SL now on file in the office of the Board of 
Public ie of ne City of Fort Wayne, Indiana, which Financial Statement is by 
reference incorporated herein and made a part hereof, is a true and correct 
statement and accurately reflects the financial condition of said company as of 
the date hereof; 


(2) That I am familiar with the books of said company showing its financial 


condition and am authorized to make this certificate on its behalf. 






Dated: LET AOL SE 40 


(signature) 





SUBSCRIBED AND SWORN TO before me, a Notary Public, in and for said 


County and State, this y day of UO [cg oni 








DONNA J. OWENS 


My commission expires: 


272075 DA FUE 


E 


TO BE EXECUTED BY BIDDER AND SURETY COMPANY BEFORE DEPOSITING BID: 
nee e E DEORE DEPOSITING BID: 


BIDDER'S BOND 


Know All Men by These Presents: 


That WE, Dailey Asphalt Products Company, Inc, as principal 


and 
and Transamerica Insurance Company as sureties, 


are held and firmly bound unto the City of Fort Wayne, Indiana, in the sum 


of Five Per Cent (5%) of Maximum Bi@OLLARS ($----------------- +, 
—___<ive Per Cent (5%) of Maximum Bid drei cre eee 


to be paid to the said City of Fort Wayne, Indiana, or its successors or 
assigns, for the payment of which, well and truly made, we hereby bind our- 


selves, «our heirs, Successors, executors and administrators, jointly and 
severally, firmly by these presents. 


Signed and sealed at Fort Wayne, Indiana this fourteenth 
ce Te uer InacanB er .iourteentn 


, 
day of August 3:19 855. 


The condition of this obligation is such that if the accompanying bid or 
proposal of Resolution 6032-85 - Resurfacing Central Drive, 


Herman Street, Plaza Drive, Lower Huntington Road, Fairfield Avenue, 


Baker Street 
made this day to the City of Fort Wayne, State of Indiana, is accepted, and the 
contract awarded to the above bidder, and the bidder shall, within ten (10) days 
after such award is made, enter into a contract with the City of Fort Wayne, 
State of Indiana, for the work bid upon, and give bond as required; then this 


obligation shall be null and void; otherwise, it shall remain in full force and 
effect. 


SIGNED at Fort Wayne, Indiana 
VoPBIlIC, 


7o (this jl fourteenth day of August 





. 2 $ 
MONA T e iat gn & 
a Ny mi CRI «A fe ^ : $ 
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d Principal Surety 


ensis 
Attorney-in-fact 





*If signed by an agent appropriate power 
of attorney shall be attached 


Contract No. 6032-85 


$ A Stock Company / Home Office: Los Angeles, California 
Insurance Services 


e ae Transemerica Transamerica Insurance Company 


Power of Attorney 


TTT rrr MM—————ÀÉ—Á——ÉÁÁÉ— 


KNOW ALL MEN BY THESE PRESENTS: E 
That TRANSAMERICA INSURANCE COMPANY, a corporation of the State of California, does hereby make, consti- 
tute and appoint - - - Gerald A. Dahle, John J. Pikel » Donald T. Belbutowski, or 


Joanne Mignerey, each individually of Ft. Wayne, Indiana - - - 


its true and lawful Attorney(s)-in-Fact, with full power and authority, for and on behalf on the Company as surety, to 

execute and deliver and affix the seal of the Company thereto, if a seal is required, bonds, undertakings, recognizances or 

other written obligations in the nature thereof, as follows: - — — Any and all bonds and undertakings not 
exceeding in amount FIVE HUNDRED THOUSAND DOLLARS ($500,000.00) in anv single instance, 
for or on behalf of this Company, in its business and in accordance with its charter, - - - 


and to bind TRANSAMERICA INSURANCE COMPANY thereby, and all of the acts of said Attorney (s)-in-Fact, pursuant to 
these presents, are hereby ratified and confirmed. 
This appointment is made under and by authority of the following by-laws of the Company which by-laws are now in full 
force and effect. 
ARTICLE VII 

SECTION 30. All policies, bonds, undertakings, certificates of insurance, cover notes, recognizances, contracts of 
indemnity, endorsements, stipulations, waivers, consents of sureties, re-insurance acceptances or agreements, surety and 
Co-surety obligations and agreements, underwriting undertakings, and all other instruments pertaining to the insurance 
business of the Corporation, shall be validly executed when signed on behalf of the Corporation by the President, any Vice 
President or by any other officer, employee, agent or Attorney-in-Fact authorized to so sign by (i) the Board of Directors, (ii) 
the President, (iii) and Vice President, or (iv) any other person empowered by the Board of Directors, the President or any 
Vice President to give such authorization; provided that all policies of insurance shall also bear the signature of a Secretary, 
which may be a facsimile, and unless manually signed by the President or a Vice President, a facsimile signature of the 
President. A facsimile signature of a former officer shall be of the same validity as that of an existing officer. 

The affixing of the corporate seal shall not be necessary to the valid execution of any instrument, but any person 
authorized to execute or attest such instrument may affix the Corporation's seal thereto. 
This Power of Attorney is signed and sealed by a facsimile under and by the authority of the following resolution adopted 
by the Board of Directors of the Company at a meeting duly called and held on the 17th day of October 1963. 

"Resolved, That the signature of any officer authorized by the By-laws and the Company seal may be affixed 

by facsimile to any power of attorney or special power of attorney or certification of either given for the execu- 

tion of any bond undertaking, recognizance or other written obligation in the nature thereof; such signature 

and seal, when so used being hereby adopted by the Company as the original signature of such officer and the 

original seal of the Company, to be valid and binding upon the Company with the same force and effect as 

though manually affixed." 

IN WITNESS WHEREOF, TRANSAMERICA INSURANCE COMPANY has caused these presents to be signed by its 
proper officer and its corporate seal to hereunto affixed this 12th day of April : ,1985. 


$ E 


Ch, Tanner, Vice President 





State of California ) x 
County of ) 


On this 12th dayof April ,1985 , before me LaVerne Wolff, a Notary Public in and for the said 
County and State, residing therein, duly commissioned and sworn, personally appeared J.H. Tanner personally known to me 
(or proved to me on the basis of satisfactory evidence) to be a Vice President of TRANSAMERICA INSURANCE COMPANY 
the corporation whose name is affixed to the foregoing instrument; and duly acknowledged to me that he knows the seal of 
said Corporation; that the seal affixed to the said instrument is such corporate seal; that it was so affixed pursuant to 
authority given by the Board of Directors of said corporation and that he signed his name thereto pursuant to like authority, 


and acknowledges same to be the act and deed of said corporation. 
PE AIPE LE 


FENICIA SEAE LaVerne Wolff, Notary Public 


/l 4 
v 

E à  LaVERNE WC LM 
: ve in and for the County of Los Angeles, California 


LI 
| 


MALMMAMIMAMLLLLLLLLLLUU 


t jc NOTARY PUBLIC- CALIFORNIA 
PRINCIPAL OFFICE IN 
beset LOS ANGELES COUNTY 
My Ccaraission Expires seme 27, 1986 


dirimi 


1719C (Continued) z 2-84 


|, W.G. Freeman, Assistant Vice President of Transamerica Insurance Company, do hereby certify that the Power of Attorney 
herein before set forth is a true and exact copy and is still in force, and further certify that Section 30 of Article VII of the 
By-Laws of the Company and the Resolution of the Board of Directors, set forth in said Power of Attorney are still in force. 
In testimony whereof | have hereunto subscribed my name and affixed the seal of the said Company this 14th day of 


August!?85 à 


W.G. Freeman, Assistant Vice President 





. determination of the damages that would be incurred by. the City. ~.: 


-result in liquidated damages. 


SCHEDULE 
Board of Public Works and Safety 


The contractor agrees to furnish at his/her/its own cost 
all labor, insurance, materials, equipment, and power for the 


complete performance of the followin rojects 
RESOLUTION NO. 6032-85 ASPHALT RESURFACING PROSECT - 











All work will be performed in accordance with: Resolution 
$ 6032-8) the IFB, this contract and the applicable plans, specifi- 
cations, and. drawings for a TOTAL: PRICE of $ LEZ TAJEE FEREDE 
unit prices are applicable, the contractor agrees to perform 
for those unit prices as set forth in the Schedule of Unit Prices 
attached hereto). ; 

m The work shall be commenced within ten (10) days after: 
Ihe Board issues a written notice to proceed. All work. shall 
be completed within10/31/85 days after issuance of the notice to 
proceed. Those days which. the contractor cannot work because 

^ of severely inclement weather shall not be counted. 





Go Liquidated Damages Provision. (This clause shall be appli- 
cable to this contract only if the box contains a checkmark or an 
."X".) It is hereby agreed by and between the City of Fort Wayne 
and Contractor that time is of the essence of this agreement 
and the contractor agrees that it will complete the project 
as herein defined on or before 10/31/85 days after issuance of the 


notice to proceed." The parties agree that it is a business and ` 


governmental necessity that the -project be completed by this 
date, that-it will be difficult or impossible to make an accurate. 


‘of Fort Wayne, and therefore provide for liquidated damages in 


. the sum of $ 250.00 per day for each and every day after 19/3) ays 


after. issuance of the notice to proceed that the project remains 
“uncompleted. The parties agree that the sum of $250.00 per day 
is a reasonable estimate as to the damages which would be: 
incurred by the City of Fort Wayne. The parties further agree 
that causes beyond the control of the contractor may delay the 
completion date. Therefore, the parties agree that delays in the 
completion date beyond the control of the contractor shall not 


Delays beyond the control of the contractor can include but 
are not necessarily limited to, the following: ACts of God, 
strikes, lockouts or industrial disturbances, acts of public 
enemies, restraining orders of any kind by the government of 
the United States of America or of. the State of Indiana or any. 
of their departments, agencies, or officials, or any civil or 
military authority, .insurrections, riots, landslides, earth- 
quakes, fires, incapacitating storms, floods, and explosions. 
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PAYMENT BOND 


KNOW ALL MEN BY THESE PRESENTS: that 
: Dailey Asphalt Products Company, Inc. 
. (Name of Contractor) 
1122 Thomas Road, Fort Wayne, Indiana 46804 
: (Address of Contractor) 


a Corporation 


» hereinafter called Principal, 
(Corporation, Partnership or Individual) 


and Transamerica Insurance Company 
(Name of Surety) 


and duly authorized to transact business in the State of Indiana, hereinafter 

called Surety, are held and firmly bound unto the City of Fort Wayne, and 

Indiana Municipal Corporation in the penal sum of One hundred twenty two thousand, 
nine hundred twenty nine & 00/100 (Dollars ($_122,929.00------) for the 

Payment whereof well and truly to be made, the Principal and the Surety bind 

themselves, their. heirs, executors, administrators, successors and assigns, 

jointly and severally, firmly by these present. 


THE CONDITION OF THIS OBLIGATION is such that whereas, the Principal entered 
into a certain contract with the Owner, dated the 2gth day of August 
19 85 , for the construction of: 


——— 


Resolution 6032-85 
B eo m suc utc Mc cre RUM CR 


i Asphalt Resurfacing Project (6th District) 
T E a dde ciem ee E 
I E a E uen. ey M E M ELDER NK T OE NN ene n 


all according to the "General and Detailed Specifications" as supplemented, 
and "Special Conditions" which together will be referred to as the Standard 
Specifications; and according to Fort Wayne Street Engineering. Department 
Drawing No. Sheet No. - The Indiana State 
Highway Standard Specifications dated 1985 shall govern where the above 
specifications do not cover a specific term. 


WHEREAS, said Surety, for value received, hereby stipulates and agrees that no 
change, extension of time, alteration, or addition to the terms of the contract 
or to the work to be performed thereunder, or the specifications accompanying 
the same, shall in any way affect its obligation on this bond, and it does 
hereby waive notice of any such change, extension of time, alteration or addi- 
tion to the terms of the contract, or to the work or to the specifications, and 


WHEREAS, no final settlement between the Owner and the Contractor shall abridge 
the right of any beneficiary hereunder, whose claim may be unsatisfied. 


labor in the prosecution of the work provided for in such contract, and any 
authorized extension or modification thereof, including all amounts due for 
materials, lubricants, oil, gasoline, coal and coke, repairs on machinery, 
equipment and tools, consumed or used in connection with the construction of 
such work, and all insurance premiums on said work, and for all labor, performed 
in such work whether by subcontractor or otherwise, then this obligation shall 
be void; otherwise to remain in full force and effect. 


IN WITNESS WHEREOF, this instrument is executed 2 counterparts, 
(number) 

each one of which shall be deemed an original, this 26th day of 

ATTEST: 


zi DAILEY ASPHALT PRODUCTS COMPANY, INC. 


2 ] "7 Principal 
Lp c E 





(SEAL) ; i By Aa) peel (S) 





j ; d, F Wi 4680 
E em : ———_1 122 Thomas Road, Fort Wayne, IN < n 


e 


T Te EA i s E 
Witness as to Principal 


d 
A (Address) ; 
v7 79 ey vA, $e f 


ATTEST: By 


j 7 
2 Wis * $ Z A PA Mu f- . 
LES e etn a za (ae PN ~ 


TRANSAMERICA INSURANCE COMPANY 















Attorney-in-Fact 
Donald T. Bellàiitowski -- 


(Surety) Secretary 


201 West Wayne Street 
(Address) 


Fort Wayne, Indiana 46801 





201 West Wayne 
(Address) 


Fort Wayne, Indiana 46801 


NOTE: Date of Bond must not be Prior to Date of Contract. 
If Contractor is Partnership, all partners should execute bond. 


PERFORMANCE BOND 
KNOW ALL MEN BY THESE PRESENTS, that 
Dailey Asphalt Products Company , Inc. 
(Name of Contractor) 


1122 Thomas Road, Fort Wayne, Indiana 46804 
(Address of Contractor) 


a Corporation 


(Corporation, Partnership, or Individual) 


Principal, and Transamerica Insurance Company 
(Name of Surety) 


Los Angeles, California 


(Address of Surety) a 


and duly authorized to transact business in the State of Indiana, hereinafter 


hereinafter called 


called Surety, are held firmly bound unto the City of Fort Wayne,Indiana, an 


Indiana Municipal Corporation in the penal sum of One hundred twenty two thous: io 
nine hundred twenty nine & 00/100 dollars (S 122, 929.00---——— J for.the payment 


whereof well and truly to be made, the Principal and the Surety bind themselves, 
their heirs, executors, administrators, successors and assigns, jointly and 


severally, firmly by those present. 


The condition of the foregoing obligation is such that: 


WHEREAS, the Principal entered into certain contract with the City, dated the 


2th day of August » 19 85 , for construction of: 


Resolution 6032-85 


Asphalt Resurfacing Project (6th District) 


; 


PERFORMANCE BOND Page 2 


all according to the "General and Detailed Specifications" as supplemented, 
and "Special Conditions" which together will be referred to as the Standard 
Specifications; and according to Fort Wayne Street Engineering Department 
Drawing No. Sheet No. - The Indiana 


State Highway Standard Specifications dated 1985shall govern where the 


above specifications do not cover a specific term, and 


WHEREAS, said Surety, for value received, hereby Stipulates and agrees that 
no change, extension of time, alternation, or addition to the terms of the 
contract or to A to be performed thereunder, or the specifications 
accompanying the same, shall in any way affect its obligation on this 

bond, and it does hereby waive notice of any such change, extension of time, 
alteration or addition to the terms of the contract, or to the work or 


to the specifications, and 


WHEREAS, no final settlement between the City and the Contractor shall abridge 


the right of any beneficiary hereunder, whose claim may be unsatisfied. 


NOW, THEREFORE, if the Principal shall well, truly and faithfully perform 


its" duties. all ‘the undertakings, covenants, terms, conditions, and agreements 


=e - 
—Ó a 


of said contract during the original term thereof, and any extensions thereof 
which may be granted by the Owner, with or without notice to the Surety and 
during the three years guaranty period, and if he shall satisfy all claims and 
demands incurred under such contract, and shall fully indemnify and save 
harmless the Owner from all costs and damages which it may suffer by reason 
of failure to do so, and shall reimburse and repay the Owner all outlay and 
expense which e Owner may incur in making good any default, then this 


obligation shall be void; otherwise to remain in full force and effect. 


4 PERFORMANCE BOND Page 3 


IN WITNESS WHEREOF, this instrument is executed in 3 
(number) 
counterparts, each one of which shall be deemed an original, this 26th 
day of August ;.19 85, k 
X ATTEST: DAILEY ASPHALT PRODUCTS COMPANY, INC. 


(Principal) 
A 





P ore COM phe CALE ow 1122 Thomas Road 
es ab mem (Witness as to Principal) (Address) 
di uu . 
MLR we O R ER Ae i Fort Wayne, Indiana 
$5.7) 
sd Hf 4 7 fre, A Y TRANSAMERICA INSURANCE COMPANY 
E tue, Ko EOS 
Surety 
ATTEST: 


(Surety) Secretary 


[SEAL] Yacte, Zent 


py: J 


Witness as to Sur 













ney- Cue m 
Donald T O 











201 West Wayne Street : 201 West Wayne Street 
(Address) (Address) 
Fort Wayne, Indiana 46801 Fort Wayne, Indiana 46801 


NOTE: Date of Bond must not be prior to date of Contract. 
If Contractor is Partnership, all partners should execute bond. 


* 


s sf Transamerica Transamerica Insurance Company 


2 A Stock Company / Home Office: Los Angeles, California 
Insurance Services 


Power of Attorney 





KNOW ALL MEN BY THESE PRESENTS: 5 
That TRANSAMERICA INSURANCE COMPANY, a corporation of the State of California, does hereby make, consti- 
tute and appoint - - - Gerald A. Dahle, John J. Pikel, Donald T. Relbutowski, or 


Joanne Mignerey, each individually of Ft. Wayne, Indiana - - - 


its true and lawful Attorney(s)-in-Fact, with full power and authority, for and on behalf on the Company as surety, to 

execute and deliver and affix the seal of the Company thereto, if a seal is required, bonds, undertakings, recognizances or 

other written obligations in the nature thereof, as follows: - - - Any and all bonds and undertakings not 
exceeding in amount FIVE HUNDRED THOUSAND DOLLARS ($500,000.00) in anv single instance, 

for or on behalf of this Company, in its business and in accordance with its charter, - - - 


and to bind TRANSAMERICA INSURANCE COMPANY thereby, and all of the acts of said Attorney (s)-in-Fact, pursuant to 
these presents, are hereby ratified and confirmed. 
This appointment is made under and by authority of the following by-laws of the Company which by-laws are now in full 
force and effect. 
ARTICLE VII 

SECTION 30. All policies, bonds, undertakings, certificates of insurance, cover notes, recognizances, contracts of 
indemnity, endorsements, stipulations, waivers, consents of sureties, re-insurance acceptances or agreements, surety and 
Co-surety obligations and agreements, underwriting undertakings, and all other instruments pertaining to the insurance 
business of the Corporation, shall be validiy executed when signed on behalf of the Corporation by the President, any Vice 
President or by any other officer, employee, agent or Attorney-in-Fact authorized to so sign by (i) the Board of Directors, (ii) 
‘the President, (iii) and Vice President, or (iv) any other person empowered by the Board of Directors, the President or any 
Vice President to give such authorization; provided that all policies of insurance shail also bear the signature of a Secretary, 
which may be a facsimile, and unless manually signed by the President or a Vice President, a facsimile signature of the 
President. A facsimile signature of a former officer shall be of the same validity as that of an existing officer. 

The affixing of the corporate seal shall not be necessary to the valid execution of any instrument, but any person 
authorized to execute or attest such instrument may affix the Corporation’s seal thereto. 
This Power of Attorney is signed and sealed by a facsimile under and by the authority of the following resolution adopted 
by the Board of Directors of the Company at a meeting duly called and held on the 17th day of October 1963. 

“Resolved, That the signature of any officer authorized by the By-laws and the Company seal may be affixed 

by facsimile to any power of attorney or special power of attorney or certification of either given for the execu- 

tion of any bond undertaking, recognizance or other written obligation in the nature thereof; such signature 

and seal, when so used being hereby adopted by the Company as the original signature of such officer and the 

Original seal of the Company, to be valid and binding upon the Company with the same force and effect as 

though manually affixed.” 

IN WITNESS WHEREOF, TRANSAMERICA INSURANCE COMPANY has caused these presents to be signed by its 

. proper officer and its corporate seal to hereunto affixed this 12th day of April ,19 85. 


| | 


Gh. Tanner, Vice President 





By 





State of California ) 
County of 

On this 12th dayof April ,1985 before me LaVerne Wolff, a Notary Public in and for the said 
County and State, residing therein, duly commissioned and sworn, personally appeared J.H. Tanner personally known to me 
(or proved to me on the basis of satisfactory evidence) to be a Vice President of TRANSAMERICA INSURANCE COMPANY 
the corporation whose name is affixed to the foregoing instrument; and duly acknowledged to me that he knows the seal of 
said Corporation; that the seal affixed to the said instrument is such corporate seal; that it was so affixed pursuant to 
authority given by the Board of Directors of said corporation and that he signed his name thereto pursuant to like authority, 


and acknowledges same to be the act and deed of said corporation. Le List hf 
Vinee toe eC nk oe LZ» FIG) 
OFFICIAL SEAL 


LaVERNE WOLFF LaVerne Wolff, Notary Public Y d 
NOTARY PUBLIC -CALIFORNIA in and for the County of Los Angeles, California 


PRINCIPAL OFFICE IN 
brun LOS ANGELES COUNTY 
My Conruission Expires Jae 27, 1986 
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|, W.G. Freeman, Assistant Vice President of Transamerica Insurance Company, do hereby certify that the Power of Attorney 
herein before set forth is a true and exact copy and is still in force, and further certify that Section 30 of Article VII of the 
By-Laws of the Company and the Resolution of the Board of Directors, set forth in said Power of Attorney are still in force. 
In testimony whereof | have hereunto subscribed my name and affixed the seal of the said Company this 26th day of 


August "19:85; 


W.G. Freeman, Assistant Vice President 





IMPROVEMENT RESOLUTION 
FOR STREET OR ALLEY 
NO. 6032-85 


RESOLVED BY THE BOARD OF PUBLIC WORKS AND SAFETY OF THE CITY OF 
FORT WAYNE, INDIANA, 


That it is deemed necessary to improve by resurfacing and 
restoring pavements as designated on the following streets to be 
known as: 


1) CENTRAL DRIVE: From the South Curb Line of Drexel Avenue to 
the North Curb Line of Oxford Street. 


25) HERMAN STREET: From the West Curb Line of Sherman Blvd. to 
the East Curb Line of St. Mary's Avenue. 


3) PLAZA DRIVE: From the South Curb Line of Capital Avenue to 
the North Curb Line of Pettit Avenue. 


4) LOWER HUNTINGTON ROAD: From the West Right-of-Way Line of 
the Norfolk and Southern Railroad to the West Property Line 
of Ardmore Avenue. 


5) FAIRFIELD AVENUE: From the South Curb- Line: of Lavina 
Street to the North Curb Line of Taylor Street. 


6) BAKER STREET: From the East Curb Line of Fairfield Avenue 
to the East Property Line of Ewing Street. 


all in accordance with the profile, details, drawings, and 
specifications on file in the office of the Department of Public 
Works and Safety of said City; and such improvement is now 
ordered. 


It is hereby found by said Board of Public Works and Safety that 
all benefits accruing hereunder will be to the general public of 
the City of Fort Wayne and that no special benefits will accrue 
to any property owner adjoining said improvement or otherwise 
assessable under said improvement. The cost of said improvement 
shall be paid from monies appropriated from LRS Funds. 





Adopted, this 7, 4 day of 





BOARD OF PUBLIC WOR 


ES 
: 
57 s 


& SAFETY 






/ 
xk ME rh 
ATTEST: 
Secretary and Clerk 


BILL NO. S-85-09-03 





REPORT OF THE COMMITTEE ON PUBLIC WORKS 
WE, YOUR COMMITTEE ON PUBLIC WORKS _ TO WHOM WAS 


REFERRED AN (ORDINANCE) (RESGROFREGN approving Contract for Res. 


..16032-85, by*the City of Fort Wayne by and through ifs Board of-  — 
Public Works and Safety and DAiley Asphalt Products Company, Inc., 


for resurfacing and restoring pavement on Central Drive, Herman 


Street, Plaza Drive, Lower Huntington Road, Fairfield Avenue 








and Baker Street 











HAVE HAD SAID (ORDINANCE) OGREXKMGUTXDON) UNDER CONSIDERATION AND PEC 


LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 








(RESODIKEKOM) pee 
Lp. SAMUEL J. TALARICO 
CHAIRMAN 
—2€ CHARLES B. REDD 
VICE CHAIRMAN 
; PAUL M. BURNS 
DONALD J. SCHMIDT 
" THOMAS C. HENRY 
` CONCURRED IN pom ZL ^ SANDRA E. KENNEDY 


CITY CLERK 
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—[ITLE OF ORDINANCE Contract for Res. 6032-85, Resurfacing on Central Drive, Herman Street, 


"n 


Plaza Dr., Lower Huntington Rd., Fairfield Ave., p ces Street 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Safety ~4-/ j| (22-2. 


) 


SYNOPSIS OF ORDINANCE The Contract for Res. #6032-85 is for the improvement by resurfac- 
VER mem v ee ecm TA RENE TTS MINCE RE EC NC CE CLIP X Cc MILI MAC cn Mo SOM ge hM € X T Ed 


and restoring pavements as designated on the following streets to be known as: 
CENTRAL DRIVE: From the South Curb Line of Drexel Ave. to the Nort ur ine 
of Oxford Street 

2 HERMAN STREET: From the West Curb Line of Sherman Blvd. to the East Cur ine 
of St. Mary's Avenue 


: rom the South Curb Line o apita venue to the Nort ur ine o 
Pettit Avenue 


4) LOWER HUNTINGTON ROAD: From the West Right-of-Way Line of the Norfolk and Southern 


Rail to the West Property Line of Ardmore Ave. 


: rom the Sout ur ine o avina Street to the North Cur ine 
of Taylor Street 


6) BAKER STREET: From the East Curb Line of Fairfield Avenue to the East Property Line 
of Ewing Street 


eee ggg. ÉL 


Dailey Asphalt Products Co., Inc. is the contractor. PRIOR APPROVAL WAS RECEIVED 8/20/85. 


————————————————————————————————Ó—Ó——ÓMM—————— 
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EFFECT OF PASSAGE Improvement of above streets. 


a e a aaaaŘħĂ 


EFFECT OF NON-PASSAGE 


eS — 





—————————————————————————————————————————————————————————————————————————————————— 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $122,929.00 





ASSIGNED TO COMMITTEE 


-_ OO Orc cess sss 55 aaa 


